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E.O. 1 1652: N/A 

TAGS: ACOM, ABLD, ASEC 

SUBJECT: CCC INSTALLATIONS - BRASILIA 

REE: (A) BRASILIA 2270 

(B) ATO WASHDC 0034 

(C) STATE 101939 

1 . AS NOTED BY PARA 3 BRASILIA 2270, DATE OF JUNE ONE 
GIVEN AS THE EARLIEST DATE ON WHICH INSTALLATIONS IN THE 
CCC AREA COULD BE SAFELY SCHEDULED. IT WAS FURTHER NOTED 
THAT THIS DATE WAS TOTALLY DEPENDENT ON ATO'S ORDERING 
AND DELIVERING A SECOND SHIPMENT OF MATERIALS. 

2. YOU WILL EURTHER RECALL THAT LT. HEEF, AT THE MARCH 
24 MEETING IN BRASILIA, REQUESTED THAT ALL MATERIALS BE 
ON SITE BEFORE HE WILL CONSIDER MEETING THE REQUEST FOR 

A SEABEE TEAM AND EVEN THEN LT. HEFE HAD GENUINE CONCERNS 
AS TO HOW SEABEE MANPOWER COULD BE MADE AVAILABLE. 

3. IN VIEW OF ABOVE, EMBASSY WOULD APPRECIATE RE- 
CEIVING INEORMATION ON THE STATUS OF THE SECOND ATO 
SHIPMENT AND THE BEST ESTIMATE OE ITS ARRIVAL IN BRA- 
SILIA. ONCE THIS IS DETERMINED, DEPARTMENT CAN MOVE 
FORWARD WITH COORDINATING DATES FORSTHE ARRIVAL OF 
SEABEE TEAM. 
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4. AN EARLY REPLY WILL BE APPRECIATED. 
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